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BILL NO. Gon ag. 
SH 
SPECIAL ORDINANCE NO. S- / YS 


AN ORDINANCE approving Contract 
for Res. #6020-85 - Spy Run Side- 
walks, by the City of Fort Wayne, 
by and through its Board of Public 
Works and Safety and Hipskind Con- 
crete Corporation 

NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. The annexed Contract, made a part hereof, 
by the City of Fort Wayne by and through its Board of Public Works 
and Safety and Hipskind Concrete Corporation for Res. #6020-85 - 
Spy Run Sidewalks, is hereby ratified and affirmed and approved 
in all respects. The work under said Contract requires: 

construction of sidewalks on Spy 

Run Avenue from Baltes Avenue 

to Lawton Park; 
the Contract price is Twenty-Four Thousand Five Hundred Twenty- 
Three and 85/100 Dollars ($24,523.85). 

SECTION 2. Prior approval was received from Common 
Council with respect to this Contract on June dele B'S OA 2") 
copies of the Contract attached hereto are on file with the City 
Clerk, and are available for public inspection. 

SECTION 3. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 


Councilmember 





APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. Boxbefger, City Attorney 





Read the first time in full ‘and on motion by ELE A > 7 


seconded by ¿ana A adopted, read the second time 
by title and referred IN the Committee CATA ae (amd the City 
Plan Commission for recommendation) and. Public Hearing to be held’ after 
due legal notice, at the Council Chambe j y Building, Fort Wayne 
Indiana, on ed day of 


O E Mora 
DATE: PEREA 

















E CLTYS GEER 


f A) 
CRK , 

















seconded by fx 42 ARS , and duly adopted, placed on its 
passage. PASSED (BOSP) by the following vote: 
AYES NAYS ABSTAINED ABSENT  TO-WIT: 

TOTAL VOTES ie ae ¿AE E 02) 
BRADBURY s $e ik 
BURNS E ¡e 
EISBART md ane 
GiaQUINTA pe eS ee 
HENRY SEA as 
REDD eee ee 
SCHMIDT i A a 
STIER | = Wig 
TALARICO ge: ie 

DATE: Jade oe 





SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION) — (APPROPRIATION) (GENER 





AL) 
i $ m JA 
(SPECIAL) (ZONING-MAD) ORDINANCE (RESOLUTION) NO. 4 SES AS 


Pate ere 


ATTESTA (SEAL, een 


SANDRA E. KENNEDY, CITY CLERK 


on the Ag day of sae , LA AS, 








Presented by me to the Mayor of the City of E) rt Wayne, Indiana, 


SCL 


. Q. B : 
at the hour of Y AA o'clock 





on the day of Liz CA ACA 19 CN 


.M.,E.S<3: 


/ , E Y 
A ON fi IX 


cinta 


SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this ¡CA day of 4 sam : 
5) Be 


19 | we at the hour of o'clock ¿Me ES. Ls 


WIN MOSES, JR., MAYOR 






BOARD OF PUBLIC WORKS AND SAFETY Page Lof J 6 
INVITATION FOR BIDS/AWARD OF CONTRACT" 


; (Non-Federally Assisted Construction) 
PROJECT: SPY RUN AVE. SIDEWALKS RESOLUTION # 6020-85 


CONTENTS | 3 U CCESSF UL 
; : BID 


A to Bidders 


Schedule o em1zea 
Genera ASS 
Specia onditions 


ho Plans and Specifications 


DVDS E ARETES CEREBRO ELIANA TR ETT PE 
Hoc to idders Notice to Bidders 


ATTACHMENTS 





Check if contained Pages 





















Ra LO a 
oes. ees 
TPES Se Sa 
RG a ee 
GPI - GP7 








Cer. E Cees E ET 
a ee. | Performance Bond 
ea al Sworn Experience Questionnaire 


CAES AA ES ee LOTO O no 
A e a o PEO AREACEOE Panáncial sracement 

AE AE PEPA ES Certificate in Lieu of lancia Statement 
HP eein vie Seale = State of Testers — 


Payment Bond 


pe tee re A. PEE Warranty Bond 


Discount ae prompt payment oe eee ees Calendar | 20 Calendar ed 30 Calendar ae oars 
neta y ee ss > 


Acknowledgement of Amendments Amendment No. Date Amendment No. Date 


























(See General Provisions Clause) 


nk * & $$ € $ & & 


ID SUMITTED - ACCEPTANCE OF BID/AWARD OF CONTRACT 


cng dl =r Conce tI CRA 


CK Nv pskiva 
Its jesi Qs ee a 
Off - 
e 6-s.- E 


Bidder agrees to keep bid open for City of Fo Wayne y 


acceptance for —_______ (90 days Mayor I€, 
unless otherwise specified) 7 


Compliance: CN Award 
Date 
. 12/84 


QG 
B.O.W.. Non-Fed, “Note: Award will be made on this form 











STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of the persons 
responsible for the maintenance of the barricades necessary for the dur- 
ation of this contract. 


NAME TELEPHONE NUMBER 
RE ACS TAL, 

















| 


SNS IO = AGE 


Contractor 


3 g = 
Resolution Number 6 © 20 = S 


NON-COLLUSTON AFFIDAVIT 


The Bidder, by its officers and SEO Con e ETE GrP 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 

directly or indirectly, entered into any arrangement or agreement with any other 
- bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 


other person in any way or manner, any of the proceeds of the contract sought by 
this bid. 





Con ETE Lor” 


() — 


Subscribed and sworn to before me by 
this day of y 19 


My Commission Expires: 
Notary Public 
Resident of County, IN 


Subscribed and sworn to before me by 
this day of 





My Commission Expires: 
Notary Public 
Resident of County, IN 


Waste. 





Subscribed and sworn to before me by 


this SEL day of 


My Commission Expires: 








Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
Eq q q AAA A ee eres 





I Ae E a , the Pessin e JT 
(name) 
: of A, SEL AO Canclete 
(position) ( 


company) 


hereby certify: 


(1) That the Financial Statement of said company, dated the TEE 


day of Ea dl ; 1968 S new on file in the office of the Board of 


Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as-of 


the date hereof; 


= 


(2) That I am familiar with the books of said company showing its financial 


condition and am authorized to make this certificate on its behalf. 


Dated: Sas Sa. CA A LEE 
(signature) 


SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and State, this S 74 day of Juve SAG ES... 





My commission expires: 





o ess Enterprise (MBE) is a business of 
which at least 51% is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
tise made by the minority owners must be real, substantiated and 
- documented, 


Women Business Enterprise (WBE) is a business of which 


at least 51% is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 











A. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 

For MBE specify percentage of minority ownership 
%. 

For WBE specify percentage of women ownership 
$. 

B. The undersigned certifies that they are a joint 


venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 


a joint venture partner. 


O.C. 12/84 res 
B.O.W. Non-Fed 


D. 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have % participation (em- 
ployees) % participation (costs) in this 
project. : 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm %. (cross out inappli- 
cable provision) 


The undersigned commits 2% of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
1, AAFA™PRE YISPAALT ASS MATI 
2. Ugena ice MaprrnT TT PACTA eg Y LawaSaAAre 
" Quer pecto. Sui Wig gray ANO PrP 


The undersigned commits a % of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


Name of Firm Address Type of Work 
l. Lyø Bu-sols Teverivg 
ny mwa eet Gan TR cre A 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. 


1. My Company cannot meet the participation 


goals for the following reasons: 

A E: AAA E E INE RA AR TE 
nn A AA 
A A a E 


Ze We have taken the following steps in an 
attempt to comply with these participation 
goals: ; 








(attach additional sheets as necessary) 


Contractor Hestia Cece2t?72 Contractor 
~ A 


By 


ASE TN 





Its (PEs Os. Its 


O.C. 12/84 I- 6 
B.O.W. Non-Fed 


14. Minority/Female Hourly Employment Requirements. 

The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum.goal of 17% of the 
total. work: hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 
Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. Ifa 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least /2% of the total 
hours worked on this project. A E 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


Ls My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 
following reasons: 











O.C. 12/84 I - T 
B.O.W. Non-Fed 


Bond No 


Fidelity and Deposit Company 


HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 
BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 


ERA. AN E ISA IO AE o RA Meta , as Principal, (hereinafter called the “Principal”), and 
the FIDELITY AND DEPOSIr COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 
under the laws of the State of Maryland, as Surety, (hereinafter called the “Surety””), are held and firmly bound 


unto CITY OF FORT WAYNE 


for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 
our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


in the sum of........... FIVE PERCENT OF BLD-=====e===+* == Pollars (122 OF (BID > 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 
a contract with the Obligee in accordance with the terms of such bid and give such bond or bonds as may be 
specified in the bidding or contract documents with good and sufficient surety for the faithful performance of 
such contract and for the prompt payment of labor and material furnished in the prosecution thereof, or in the 
event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 
bid and such larger amount for which the Obligee may in good faith contract with another party to perform 
the work covered by said bid, then this obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this........................ Ee! AA o A ak ea AD. 19.2% 


IPSRIND CONCRETE CORPORATION 


PAN Ny DES ya A (SEAL) 
Principal 


Witness- i TEPE o. a ESCALAS | 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 
Surety 





C325d—150M, 
Approved by The American Institute of Architects, 
A.LA. Document No, A-310 February 1970 Edition. 


t 


Power of Attorney 


- FIDELITY AND DEPOSIT COMPANY OF MARYLAN 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by CU. M. PECOT, JR. , Vice-President, and C. W. ROBBINS 


Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 


mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Oscar C. Mitson, Terrence J. Ward, Chris Mitson and 
Marcia S. Dunwiddie, all of Fort Waynes= Band tana BACH. cea. ue cee es a 







itstrue and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000) 













e execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal, 
dated, June 1, 1982. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 
IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 


, A.D. 19..84.... 
FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


Assistant Secretary 





STATE OF MARYLAND l S 
CITY OF BALTIMORE pee > 
On this 26th day of Ju ly ,A.D.19 84 „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above writte 







Notary Public Commission Expires 
CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: “That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 





with the same force and effect as though manually affixed.” 3rd 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this........2. rar day 
¿ June $e 85 
A A Fol i esa 


L1428a—crt. -044-2989 





DCAD VATIY. NNN TITO AMT OAT TOR RO AI TI ER ENA RR ve a mee ra ee 


PERFORMANCE BOND 


KNOW ALL MEN BY THESE PRESENTS, that 


(Name of Contractor) 
(Address of Contractor) 


a Corporation hereinafter called 
(Corporation, Partnership, or Individual) 


Principal, and FIDELITY - 
(Name of Surety) 


BALTIMORE, MARYLAND 


(Address of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held firmly bound unto the City of Fort Wayne,Indiana, an 
Indiana Municipal Corporation in the penal sum of Twenty-four thousand five 
hundred twenty-three and 85/100 dollars ($ 24,523.85------ > for the payment 
‘whereof well and truly to be made, the Principal and the Surety bind chensetece , 
their heirs, executors, administrators, successors and assigns, jointly and 


severally, firmly by those present. 


The condition of the foregoing obligation is such that: 


WHEREAS, the Principal entered into certain contract with the City, dated the 


EA EA day of June {19-585 Bor construction of 


nc o a eae Ie ON) ee een SRS ee 


PERFORMANCE BOND Page 2 


all according to the "General and Detailed Specifications' as supplemented, 
and "Special Conditions" which together will be referred to as the Standard | 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. . The Indiana 
State Highway Standard Specifications dated 1985 shall govern where the 


above specifications do not cover a specific term, and 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alternation, or addition to the terms of the 
contract or to the work to be performed thereunder, or the specifications 
accompanying the same, shall in any way affect its obligation on this 

bond, and it does hereby waive notice of any such change, extension of time, 
alteration or addition to the terms of the contract, or to the work or 


to the specifications, and 


WHEREAS, no final settlement between the City and the Contractor shall abridge 


the right of any beneficiary hereunder, whose claim may be unsatisfied. 


NOW, THEREFORE, if the Principal shall well, truly and faithfully perform 

its duties, all the undertakings, covenants, terms, conditions, and agreements 
of said contract during the original term thereof, and any extensions thereof 
which may be granted by the Owner, with or without notice to the Surety and 
during the three years guaranty period, and if he shall satisfy all claims and 
demands incurred under such contract, and shall fully indemnify and save 
barnis the Owner from all. costs and damages which it may suffer by reason 

of failure to do so, and shall reimburse and repay the Owner all outlay and 
expense which the Owner may incur in making good any default, then this 


obligation shall be void; otherwise to remain in full force and effect. 


_' PERFORMANCE BOND Page 3 


IN WITNESS WHEREOF, this instrument is executed in 3 
(number) 


counterparts, each one of which shall be deemed an original, this 24th 


day of June hie 950 hn 
ATTEST: HIPSKIND CONCRETE CORPORATION 
rs (Principal) 
Janek fA à BY: D Afs] 


(Principal) Secretary 


[SEAL] 







5502 Mason Drive 
(Witness as to Principal) (Address) 


— POLL Wayne iN 16959 
(Address) 


FIDELITY & DEPOSIT COMPANY 
Surety 


ATTEST: 


(Surety) Secretary 





ae cay ll gas 





(Address) (Address) 


Fort Wayne, IN 46852 


NOTE: Date of Bond must not be prior to date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


Power of Attorney ; 


Es 'FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by Ci M; "PEGOT, JRs , Vice-President, and C. W. ROBBINS ; 


Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


reads as follows: 


The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Oscar C. Mitson, Terrence J. Ward, Chris Mitson and 
Marcia, S. Dumeiddie, all of Fort Wayne, Indiana, EACH... po.oncoconoornsoarss cd 






Tue and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
tchevsum of) TWO! HUNDRED FIFTY THOUSAND ;DOLLARS's ($250, 000) 30.0. ei cab owls ss conse 






@ execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal, 
dated, June 1, 1982. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 
affixed the Corporate Seal of the said FIDELITY AND DEPOSIT COMPANY OF MARYLAND, this 20h day 
, A.D. 19..84.... ; 





Assistant Secretary 





STATE OF MARYLAND l og 
CITY OF BALTIMORE NA 
On this 26th day of July ,A.D.19 84 „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 
IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above writte 







Notary Public Commission Expires 
CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, isin full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: “That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 





with the same force and effect as though manually affixed.” 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this ...... Bako. day 
of be 19 


L1428—crt. 044-2989 
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TALATA. SF TA FETE PRES AFA ek SEN PTF ENS A o EA METAS 


PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 


HIPSKIND CONCRETE CORPORATION 
(Name of Contractor) 


5502 Mason Drive, Fort Wayne, IN 46852 


(Address of Contractor) 


a Corporation » hereinafter called Principal, 
(Corporation, Partnership or Individual) 


and FIDELITY & DEPOSIT COMPANY 
(Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, and 


Indiana Municipal Corporation in the penal sum of Twenty-four thousand five 
h = (Dollars. ($24.523, ,95==== ) for the 


payment whereof well and truly to be made, the Principal and the Surety bind 
themselves, their heirs, executors, administrators, successors and assigns, 
' jointly and severally, firmly by these present. 





THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal entered 


into a certain contract with the Owner, dated the 24th day of June 
19 85 , for the construction of: 


BID NUMBER 6020-85 











all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. . The Indiana State 
Highway Standard Specifications dated 1985 shall govern where the above 
specifications do not cover a specific term. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that no 
change, extension of time, alteration, or addition to the terms of the contract 
or to the work to be performed thereunder, or the specifications accompanying 
the same, shall in any way affect its obligation on this bond, and it does 
hereby waive notice of any such change, extension of time, alteration or addi- 
tion to the terms of the contract, or to the work or to the specifications, and 


WHEREAS, no final settlement between the Owner and the Contractor shall abridge 
the right of any beneficiary hereunder, whose claim may be unsatisfied. 


|. PAYMENT BOND -- Page 2 


NOW, THEREFORE, if the Principal shall promptly make payment to all persons, 
firms, subcontractors, and corporations furnishing materials for or performing 
labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, 
equipment and tools, consumed or used in connection with the construction of 
such work, and all insurance premiums on said work, and for all labor, performed 
in such work whether by subcontractor or otherwise, then this obligation shall 
be void; otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed 3 counterparts, 


(number) 
each one of which shall be deemed an original, this 24th day of 
June ae DI fo Pag 
ATTEST: 
` HIP D 
Principal 


: Ne 
-J E War de DEAN 
' (Principal) Secretary To f T + ; 
208 le y 


(SEAL) By 





ess 





Witness as to Princip 


(Address) 
FIDELITY & DEPOSIT COMPANY 

















ATTEST: By 


(Oe Ben, 


Attorney-in-Fact ` 





l 


(Surety) Secretary 


(SEAL) 






ee | p 


Witness as to Surety (Address) 





Fort Wayne, IN 46852 





(Address) 


NOTE: Date of Bond must not be prior to Date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


Power of Attorney ; 


= "FIDELITY AND DEPOSIT COMPANY OF MARYLAN 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by C. Me PECOT: JR.: , Vice-President, and C. W. ROBBINS y 


Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Oscar C. Mitson, Terrence J. Ward, Chris Mitson and 
Mareza.S. Dunwiddie,' all of Fort Wayne Indiana, BACH ce. sua ed cs close + alee a 





awtul agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000) 










@ execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Oscar C. Mitson, etal > 
dated, June 1, 1982. 


The said Assistant Secretary does hereby certify that the aforegoingis a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 
IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 





Assistant Secretary 





STATE OF MARYLAND d s$: 
CITY OF BALTIMORE a 
On this 26th day of July ,A.D.19 84 , before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 
IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above writte 


— 






Notary Public Commission Expires 
CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: ‘That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 
with the same force and effect as though manually affixed.” 

IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this... 24¢0....... day 
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ITEMIZED PROPOSAL CONTRACTOR: Hi PSLI CowcrieT? 
PROJ : SPY RUN AVE. SIDEWALKS RES. NO: 
6020-85 
ITEM | ITEM | QUANTITY |UNIT|UNIT COST| AMOUNT 
NO. | | | l ($) | ($) 
1 |Concrete Removal | 100 [sy | 45 Se -] i e. 
e E O A 
2 |Curb Remova 00 GO vo 
-rlen O 1 |] 
inc oncrete Drive O |sy 30 C6 
2a | POR AR E 
4 |8 inch conc. alley approach | 2. 18%: Ll Fa El] 19 2 
| bf 1k | | f 7 oe ET Ea 
5 |Curbface Wa 6997 |s 2 oe AE R 
¿E gies a o E E S O oe | 43,744. ás 
6 |4 inch Concrete Walk | 100 ASE. | fe Say ¢ — 00 
PARA E ak, Gi ke | A E ON ee A 
7 |Concrete Curb Type II-A | a E O A e ee Poe 
A Peas aoe: e E O A el ol | | zy 
8 73 Stone for Drives 20 |ton 2 
| # | | | rae eS | 14-0 co 
9.1473 Stone for Adjust Walk to Gradej.. -140 ¡ton | Z eo - oo 
a a a e NS a PRA E el E ace 
10 |Adjust Casting to Grade | 3 lea | FO “SA o ®©? 
|Rebuild ( hol let) | E a | | = z 
11 |Rebui CB, Manhole or Inle 0 Cae o 
E EA A A E ee tee o UL O ee A 
12 |Trenching Light Conduit-Labor Only| 700-25. A | o» 
A ee A ee Gaia O 
13 |Remove & Replace CB e LSC ea Sy) == 
e ee Bee E | | / 350 | PUSO 
14 |Topsoil E DONE] fae ; © 
A a AA as a 
15 |Seed,mulch,fert. € Fine Grading | 400%1:Sy+-] SS | so 
halt tchi f 35 T | = | = loess 
16 |Aspha Patchin 0 o 
orita a LS 
I7 Traffic Control Signs | 8 lgs i 3 22 a30 20 
18 |Arrow Board | LSA 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
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Note: Contractor will be paid on measured quantities A de unit 
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ice bid 


FF JUNO RUN. ADDI. 


4 


TITLE OF ORDINANCE Contract for Res. 6020-85 - Spy Run Ave. Sidewalks, Hipsking Concrete 
Corp., Contractor 


DEPARTMENT REQUESTING ORDINANCE 2k a 


SYNOPSIS OF ORDINANCE The. Gonteect. for Rosy 602085. je Fe ; E sid 


on Spy Run Avenue from Baltes Avenue to Lawton Park. The Contractor is 


Hipskind Concrete Corporation 


pases cee ease he PA A A PR ORS APPROVAL WAS = RECEDED ee eee 


6/11/85 








ae a 


EFFECT OF PASSAGE Improvement of sidewalks at above area. 








EFFECT OF NON-PASSAGE 


A A A A 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $24,523.85 


E AA A A A A ne 


ASSTGNED TO COMMITTEE 





BILL NO. 


REPORT OF THE COMMITTEE ON 


WE, YOUR COMMITTEE ON 


REFERRED AN (ORDINANCE) 


PUBLIC WORKS 


PUBLIC WORKS 





TO WHOM WAS 





(RESQREXIRN) approving Contract for Res. 


#6020-85 - Spy Run Sidewalks, by the City of Fort Wayne, ¡;by and through 


its Board of Public Works and Safety and Hipskind Concrete Corporation 





HAVE HAD SAID (ORDINANCE) 


(RBSSKUFLBN) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


XREROEOPEON 


YES 








SAMUEL J. TALARICO 
CHAIRMAN ' 


CHARLES B. REDD 
VICE CHATRMAN 


DONALD J. SCHMIDT 


THOMAS- C: “HENRY 


Z 
Q 





———— 
O 








SANDRA E. KENNEDY 
CITY CLERK 


